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E. O. 11652: N/A 

TAGS: ETEL, MARR, NATO 

SUBJECT: NATO SATCOM III SPACE SEGMENT FUNDING 
REF: NICSMACOM (75)469 

NICSMA SENT REF MESSAGE TO SAMSO WITH NO OTHER US ADDRESSEES. 
FOR YOUR INFORMATION, WE QUOTE MESSAGE BELOW. 

BEGIN QUOTE: 

SUBJ: REQUEST EOR DDI513 (OFEER AND ACCEPTANCE EORM) 

REE: (A) NICSMA/RF(75)32 DTD 16 APR 75 
(B) NICSMA/RF(75)33 DTD 17 APR 75 

REPS (A) AND (B) WERE PRESENTED TO THE NATO INFRASTRUCTURE 
P&P COMMITTEE ON 22 MAY 1975. 
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2. REF (A) REQUEST EOR FUNDS TO COVER COST OVERRUN 
ON NATO SATCOM III SATELLITES FM-1 AND FM-2 PERTAINING TO: 

(A) INCREASED COST OP THOR DELTA 2914 LAUNCH VEHICLES 
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AND LAUNCH SERVICES 

(B) IN-ORBIT CONTROL AND TESTING 

(C) EXTENDED STORAGE OF FM-2 WAS AUTHORIZED. 

3. REF (B) REQUEST FOR FUNDS FOR THE REFURBISHMENT AND 
EXTENDED STORAGE OF THE NATO STACOM III QUAL MODEL, ADDITIONAL 

COSTS OF SAMSO- AEROSPACE MANNING AND OVERSEAS TRAVEL WAS AUTHORIZED 
SUBJECT TO CONFIRMATION BY CANADA AND NORWAY AND SHAPE'S CON- 
FIRMATION THAT THESE FUNDS WOULD REMAIN IN SLICE XXVI. 

4. AT THE NATO INFRASTRUCTURE P&P MEETING HELD 29 MAY 75, 

SHAPE SAID THEY WERE UNABLE TO GIVE THE REQUIRED CONFIRMATION AT 
THIS TIME, SINCE THE 5 YEAR PLAN (OF WHICH SLICE XXVI FORMS A PART) 

HAD NOT YET BEEN FINALLY APPROVED BY SACEUR. HOWEVER, WE UNDER- 
STAND THAT THERE IS NO QUESTION OF THE FUNDS IN QUESTION BEING 
EXCLUDED. THE COMMITTEE AGREED TO DEFER FURTHER DISCUSSION ON 
THIS AUTHORIZATION UNTIL 10 JUNE. 

5. SO THAT NO TIME IS LOST, IT IS REQUESTED THAT NICSMA BE 
PROVIDED WITH A NEW DDI513 COVERING THE SCOPE OF WORKS DESCRIBED 
IN PARAS 2 AND 3 ABOVE. FYI: A DDI513 DTD 4 APR 75 WITH AN 
EXPIRATION DATE OF 30 APR 75 COVERING THE REFURBISHMENT EFFORT 

OF THE NATO III QUAL MODEL WAS RECEIVED BY NICSMA IN MAY (I.E. 

AFTER EXPIRATION DATE). END QUOTE.BRUCE 
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« END OF DOCUMENT » 


Margaret P. Grafeid Deciassified/Reieased US Department of State EO Systematic Review 06 JUL 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 18 AUG 1999 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 03 JUN 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975NATO03082 

Document Source: ADS 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: n/a 

Film Number: n/a 

From: NATO 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750698/abbrzkiy.tel 
Line Count: 81 
Locator: TEXT ON-LINE 
Office: n/a 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: NICSMACOM (75)469 
Review Action: RELEASED, APPROVED 
Review Authority: greeneet 
Review Comment: n/a 
Review Content Flags: 

Review Date: 28 FEB 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <28 FEB 2003 by PhilliR0>; APPROVED <20 JAN 2004 by greeneet> 

Review Markings: 

Margaret P. Grafeld 
Declassifled/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: NATO SATCOM III SPACE SEGMENT FUNDING 

TAGS: ETEL, MARR, NATO 

To: STATE 

SECDEF INFO OTP 

DCA 

MCEB 

JCS 

USNMR SHAPE 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 


USCINCEUR 
SACLANT 
CINCLANT 
Type; TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 


Margaret P. Grafeid Deciassified/Reieased US Department of State EO Systematic Review 06 JUL 2006 



